5.3 INFRASTRUCTURE INVESTMENT PLAN 

NOTE: Funding will be sourced in the next financial year for the projects listed in this Plan 
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Roads and Storm water 


IDP 

Project 

No 

RSWl 

Repair and maintenance of roads - overlay with tar/seal, 
introduce interlocking paving bricks at intersections, road 
patches 

RSW2 

Repair and maintenance of roads - overlay with tar/seal, 
introduce interlocking paving bricks at intersections, road 
patches 

RSW3 

Repair and maintenance of roads - overlay with tar/seal, 
introduce interlocking paving bricks at intersections, road 
patches 

RSW4 

Repair and maintenance of roads - overlay with tar/seal, 
introduce interlocking paving bricks at intersections, road 
patches 

RSW5 

Repair and maintenance of roads - overlay with tar/seal, 
introduce interlocking paving bricks at intersections, road 
patches 

El 

Electrification 

SI 

Sanitation 

W1 

Water 

El 

Electricity 

E2 

Electricity 





Project Description 

1 Funding 

Amount 

Source 

Street names: Sasolburg;Albrecht, Archbell, 
Baddrif, Barnard, Ben Olivier, Christian de Wet, 
Cotenso, Culemborg, Donkin, DF Malan, 
Dortmund, Edwards, Erick Louw, Felix Stowe, 
Fichardt, Fritz Patrick, Pre Fouche, Pres Brand, 
Pres Steyn, Sand Rivier, Papenfus, Plettenberg, 
Van Coller, Van der BijI, Hamelberg, Klasie 
Havenga, Jan Kemp, William Stowe, 

120 000 000 

Metsimaholo 

Infrastructure 

Plan 

Vaaloark: Arnot. Bovle. Bekker. Faradv. 

Graskop, Highveld, Hottentots Holland, Joule, 
Karas, Krige, Kriel, Leeukop, Lombard, Nami, 
Stormberg, Zoutpansberg, Simmerberg, 
Winterhoek, Long street, Blou krans, Bekker, 
Tafelberg, Platberg, Maiuti, Matroosberg 

40 000 000 

Metsimaholo 

Infrastructure 

Plan 

Denevsville and Refenokootso; Island. Main. 
Upgrading of wall street, upgrading of Union 
street. Upgrading of Horace, upgrading of 

Wendy and Beacon street 

22 000 000 

Metsimaholo 

Infrastructure 

Plan 

Oranaeville and Metsimaholo; Entrance to 
Orangeville (Malan), Bonamelo, Scott, van 
Niekerk, Roets (gravel), Steyn (gravel), Rocco 
(gravel) Hertzog (gravel) 

20 000 000 

Metsimaholo 

Infrastructure 

Plan 

Zamdela: Zamdela Hall. Tavloroark. Chris hani. 
Harry Gwala, Protem, Upgrading in Gortin (main 
routes) upgrading of roads in Amelia (main 
routes) 

65 000 000 

Metsimaholo 

Infrastructure 

Plan 

122 Stands Vaalpark 

17 000 000 

Metsimaholo 

Infrastructure 

Plan 

Vaalpark 

3 000 000 

Metsimaholo 

Infrastructure 

Plan 

Vaalpark 

2 000 000 

Metsimaholo 

Infrastructure 

Plan 

Network Sasol 

5 000 000 

Metsimaholo 

Infrastructure 

Plan 

Heron Banks 

17 000 000 

Metsimaholo 

Infrastructure 

Plan 


2010/2011 2011/2012 2012/2013 
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